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ADVANCED RESEARCH PROJECTS AGENCY 
WASHINGTON 25, D.C. 





Copy to: Commander, ARDC 
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AIWANCED RESRARCH PROJECTS AGENCY 
WASHIMVTON 25, D.C. 


ARPA Order Wo. 9-568 
AuenGment We. 11 


Aprid. 34,1959 DATE 


TO: The Secretary of the Air Force 
Washington 25, B.C. 


Aneodment No. 0, dated April 3, 1959, to ARPA Order No. 9-58 
is hereby restated to correct a typographical omissios. 


“fhe Development and Funding Plan, dated January 30, 1959, 
for the SENTRY PRogran, is hereby approved to the extent it pertains 
to payloed programs of visual reconnaissance readout, ataeat SOOO 
naissance recovery, snd ferret readout. 


“Further program guidance will be in accordance with paragraph 
h of the basic Order." 


/e/ J. &. Clark 
for Roy W. Johneca 
Director 








ADVANCED RESEARCH PROJECTS AGENCY 
WASEINUTOS 25, D.C. 


April 14, 1959 


MEMORANDUM YOR THE SECRETARY OF THE AIR FORCE 


GUIBJECT: Classification of ARPA Order Mo. 9-58, 
hmanieent Wo. 10 


This is to advise that ARPA Order No. 9-58, Amendment 
No. 10, dated April 3, 1959, should be classified SECRET. 


All holders of the above anendnent..shall take appropriate 
action to classify their copies accordingly. 


L. P. Gice 
Asaistant Director 
(Admini stration) 











ADWANCED RESEARCH PROJECTS AGENCY 
WASHINGION 25, D.C. 


ARPA Order No. 9-58 
Amendment Mo. 10 


April 3, 1939 ___DATE 


TO: The Secretary of the Air Force 
Washington 25, 3.C. 


The Development and Pupfing Flien, dated January 30, 1959, 
for the SENTRY Program, is herevy approved to the extent it 
pertains to payload programs of visual readout, visual 
recovery, and ferret reedout. 


Further program guidance will be in accordance with 
paragraph 4 of the basic order. 
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ADVANCED RESEARCH PROJECTS AGENCY 
Waskington <5, DO. ©. 


ABPA Ordor Re. 9-43 
Azzaracosnt Ne. ¢ 


Amril 1, i969 Data 


TO: Tha Socrotary of the Air Forec 
Wrabington, D. C. 


1. Reviaed precedures for proparation of regorte rocnilrad 
by ARFA frorm BMD on progresses of work goriermad unter ARPA 
Grder No. 9-58, dated June 39, 1553, ac mzecvled, are sat fort 
ia ASchenant No. i to thic Ameacmont. Yhocs dics PODTE OAT 
ARPA'a foreseeadlc rcyuiromons for roporting uncer filo Order. 


2. Yho following reseissioas aro Loroty ey 


&. ARPA momorandcum Sor tha Cecrotary of the Ait 
sorca, Gated Juma if, 1955, cubioet: bilitary Daconnalcaance 
Satellite Progress Report, is rescinded in catirety. 


b ARPA moomornancexa for tho Commascding Coneral, 
Esliistic Luscile Division, Air Roscarch ord Roveloprrom Commaci, 
aod Inciosare | therets, cated July 15, 1983, oubject: Litiitary 
Recozssisaince Sutellito Report are reacinced in earner: 


c. ARPA mormorcedurm for ths Commanding Goseral, 
Baluetic iGesilo Division, Air Roscarch and Dovelopment Cozazancd, 
G2knG Saptamoer 10, 1953, subject: Distribution of Reports Con- 
cerning ARPA Projects. Tho first, second and last paragrapas as} 
Inclesurs No. 1, thereto, are rasciziad. 


é. ARPA mormorarium for ths Comumandar, Air Poreo 
Ralliztle Piicello Divisions, on! inclosuro 1, derete, dated Docorm- 
har 25, 1955, subject: Fornmt for tho Docambeor 31, 1955, MaMary 
Entall ite Pragram Progrocs Report, 4¥e rescicidod in ontizaty. 


3. Distribution cf AFBMD rezorts required by ARPA on 
cerk per formad under ARPA Order Ro. 9-55 te acencies aighia 


Upsa removal of atiackraors this 
cacumoat becomes Unclasoilicd. -- 
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ARPA Order tic. 6 -33-™! 
Amendment Wo. 9 


te aracter, The report should reach ARPA ro latar tinn tha Liks 
Bk Lys moth following the close of the guarter reported, Wir the 
lite Gilisc on a non-workdzy, the report will ko deo Cua Soilowing 
~arinany. Ths inithal reyort umler thie dircetive oll b= for ta 
qenwer ending March 3i, 1959. 


Content. The quarterly pretreas rovort will cover ths progzasa, 
apacial AcBi evermonts, problems ancountored, sehacdsuina and averall 
Girms of the program. It is eszentinl Girt the contunt bs carofally 
orawuiged and that the matoricl 1a presented briofly, cloaciy and 
canciaziy. 


k Drees, 





PART AL Brief of Progress Durins U.o Gansrter, Tre trie? 
Sirowe net sxcact omo-helf poe in leavta and shedld srancrt tha or. 
“trading tigalignts of progress and status ef U5 prosrasm. 


PERT 3, Topical Summary. Thos torical summary coansiota of 
MA Senses of sucamary toadings, cach of which ic followed by a sucmrss- 
TP PARIgraph OF Exvacrorlzs. The swamary carazecphe are rm 
zsitnd im maznbor but conerally should ast excood 15 Ueor ie length 
PALS paragrans chouid bo abstracted in a margical haadisg appearing 
AR fac .2if margia oppoalte the Lrot lino of the garagrsck. AU alato- 
races etal ahould bo relomited to Fart C and roferemee zate 
DMUs. AS Appropriate. Suraesicd cumzmuary maadinge fox ths 
Ree, RY Project are: 


SENTRY FA2LOJLCT 
SANTAY PLIGHTS 
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Visual Reccanaissance Saboystora 
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AAPA Order No. 9-83 


Rabe Arnozcment Mo. 9 


TAA? wt] bo doeif-4 by ASOMD sea ecaroscneg Cth cotihlictd 
CAM? precedures. Reqrosts fr con'os ef ter3 TOTORsS by aremsics 
ameiie URAP will ko roforrcd to ARDA S52 arc reveal, 


’ 
a. 





E kaci: : 
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Came te: Commasco“sr, ARNE 
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Astachmant Ne. } | ARPA Ordar Mo. 9-53 
Arcormircem Mo. 9 


PREPARATION OF B21-ORTS 
3. Memkhiy Progress Rorort 


mn. Marrativo Cacticn. A lottar resort will to oubootttad by 
AF BMD alving a earrative account of work porformsd tolor ARPA 
Oxdar Me. 9-58. The lettor report will cover work porforss=i exch 
uenath with the omception of to loot rverth (March, Jens, Capcorber 
and Decembar)} of each calendar quarter. Tho eusrterly pregreces 
gupert preacribed bolow will be submittcd in eu of tho letter roport 
for the lact monta of each calox“ar qartor. Tho initial lotter repart 
wader Yale dlroctive will ke for tho menth of April 1959. Letter 
reports will bo submitted in quadruplicate to the Director, Advanscl 
Research Prajects Agency, and sre dso within 10 way following tia 
mp atis FaROrtod. 


The report wil] bo in lotter forrz, preferably nat Sail 
throes pees, aad will procont a brief narrative summary of progress 
Guriag the reporting poricd. Exch rezort skould make specific 
refersncs to the following topics: (1) technical ctatus, (2) problexme 
encountaxed, (3) work echedcles, and (4) action roguired by ARPA. 
Pretogripiy and ilustrative matorial will bo eubmittc( ag agoreprinate. 
Yao ARPA Order number, namo of contractor, date of comract, cen- 
tract aumhber, amount of contract, and title of the prejoct abould ha 
gaged in tha heading of cach report. 





b. Milinateco action. Inctractiens for preparatica ef a mile- 
Stone progress report, which requires uso of a stardard forsoat ia 
reporting actual progrese agaiast plarned progress in accoraplisbiag 
major saliontense, will bo issccd at a loter date. 


Ul. Gwuartorly Pregress Report 


The perpose of tho quarterly progress roport is te previda the 
Proaigeat vad the Secretary of Defense ard their staff with naz iatic 
sumasaty information by which they cmy bs kept informed af aver- 
Ai prograna and results in certain of ths catellite projects. 


Vraneeacy and Deo Dats. The qrartarly progross repnst wil 
q ke aromear r to the Presics=2 cach calondar rarer 


aad will chew a summery of progress acd cignificaat evonts during 
, , 418 
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ARPA Order No. 9250! Loccet 


Amendment No. 9 


Attachment No, | 





GENERAL (continued) 


Ferret Rocounaigsance Subsystem 
(Certain basic subsystem heréware 
for tho GENTRY Project precantly 
° being covelep-d urder the DIS- | 
 COVEDER Projsoct will to reported 
under the DISCOVERER Project and 
reference macs thoreto. ) 


Thase headings may bo rovised or addad to sd ths proparing agency 
from time to tims, as appropricte. 


PART C. Descriptive Dotail. All detailed description and back- 
tp informetion considered nocecsary to the completeness of the 
report will bo confined to Part C. Examples are description and lay- 
ost of tracking stations, map sketches of location of facilitics, and 
¢otails of design and testing of equipmant. A glossary sheot istic; 
staméard squipment and systems terminology and syecificaticas should 
ae included. 


Photographs and retchcs. Photographs end skotches colectca 
ta show srogress of the work and depict developrmont of equipment 
ckhould accompany each report. To facilitate printing, photographs 
and sketches will be in black-and-white glossy finish on &8X10-1/2- 
incl sagpsr. Each photogrars should contain coms commonly known 
object to indicate scale and bo clearly captioned. 


Geservnl. The quarterly progress report will be assembled with 
these af other satollite projects into a single Dopartment of Dofencse 
hdilitary Satellite Program Progress Report and transmitted to the . 
President. It is desired that the format of the report to the Prosidont 
bo curetuily followed in preparing the report for your project to 
exabla ARPA to print and transmit the consolidated report to the 
White Houre with minimam rewriting and oditing delay. 


Oi, Semiasnual Technical Summary Report 
A tchnical summary repert will bs preparod semianaually for 
poriods ending June 30 and December 31 of each year. The report 


will prasent a concise and factual discuseion of technical findings 
ama nccemplishments during the period. Six ceples of the report 
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ARPA Order No. 9-58 


Amendment No. 9 





wil] bs submitted to the Director, Advanced Ressarch Froiects 
Agoscy, and are dce within 39 days following the cleca of the rsport 
goricd. Upon complotion of the project, a final repart will bs cub- 
seittod suromarizing the ontire project. Tho final cexzrlotica report 
will bo submisted tn licu of the regular coxuansanual roport to reach 
tao Director, Advanced Roscarch Projects Amacy, wiiiia 69 days 
fsliowing project completion. The ARPA Gocsr numtsr, race ef 
coatractor, and title of the project should t= ctatcd in tha acailng 
ef each report. | 
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ARPA Order No. 3-33 
Amsnamert Ko. 8 


Yoisrmsiry 16, 19> Bote 


‘TO: The Sserctary of the Alz Hovee 
Washincten 25, ©. C. 


Tho presgram shcbidiia wid velotc<c fording for the “SUSTRY 
program as presented to ARPA Sobruary 4, 1959,e0rq in cecorel, 
approved. | 


: Accordinsly, ARPA Order No. 9-05, dated Jezs 39, 1655, 
aS amended, is hsroby further eme:ndsd te Escroage the SJ avail- 
ability from $145, 200, 009 to a new total of £96, $60, 600 uzvor 
appropriation end account symbel "9726113. 005 Aaiarice and Ex- 
penscs, Advanced Research Prujvcts Agency, Departinant of 

@ Defense. * | 


The Development snd Pscites Pian, dsfod Jemary 30, 1959, 
pertaining to the SENTRY scoyrem, is beicn veviewod end specific 
commanis relating thorote will Bo wera for Saxthor prograre 
guidaace. 
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ADVANCID RESSARCHE PROJECTS AGENCY 
Vachinston 25, D. C. 


DPA Orteor To. 9-58 
Arontiroat No. 7 


Jonusry 19, 1 Pate 


TO: Te Seerctary of tua Air Force 
Vachinsten 25, D. C. 


ARPA Order Fo. 9-58, datc2 June 29, 1998, as axccnitcd, 
is hereby fitrther emendca to inercace the fumé availenllity trea 
$136,200,000. to a new total of $145,200,000 unser appropriation 
and account syxbol "97X0113.002 Sclaries ard Expenses, Advanced 
Reccarch Projects Agcncy, Dopoartmzat of Defense." 


/s/ Roy W. Johnson 
/t/ Roy W. Johnson 
Director 


Copy to: Cocmander, ARES 





Y ADVANCED RESEARCH PROJECTS AGENCY 
Washington 25, D. C. 


ARPA Order No. 9-58 
Amendment No. 6 
December 11, 1958 
TO: The Secretary of the Air Force 
Washington 25, D.C 
ARPA Order Ho. 9-56, dated June 30, 1958, as amended, is 
hereby further amendea to redirect cne responsibility Tor its 
execution from the Conmander, Air Researcn and Development Comnend, 


to the Secretary of the Air Force. 


/s/ L. P. Gise 
for Roy wW. Johnson 
' Director 


cc; Commander 
Air Researen and Development Command 
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| ADVANCED RESHARCH PROJECTS AGENCY 
x | WASHINGTON 25, D. C. 


a | 


ARPA ORDER if0. 9-58 


- 
! 


Amendment Wo. 1 


July 1/7, 1959 


TO: Conmmancding General 
Ballistic Miss:les Division, ARDC 


oe ee 


Los Angeles, Californi«a 


ARPA Order Wo. 9-56, dated June 30, 1955 is nereby 
amended to insrease tne fund availability specified in 
varegravn 3 from $22,'700,000 to a aew total of $30,700,000 
under approcriation and account symbol °97x0113.0C02 Salaries and 
Expenses, Advanced Research Projects, Department of Devense.” 


/s/ Roy W. Johnson 
Roy W. Johnson 
Director 


Secretary of the Air Force 
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COPY CO PY 
ADVAIRCED RESEARCH PROJECTS AGEXCY 
Weshington 25, D.C. 
ARPA Order Ho. 9-58 
June 1958 Date 
70: Cormanding Generel 


Ballistic Missiles bivisioz, ARDc 
Los Angeles, California 


1. Pursuant to the provisions of DoD Directive 5105.15, dated 
February 7, 1956, the Secretary of Defanse hes cyproved the azsucytion 
of responzibility by ARPA Yor the Acvonced Reconnaissance Satellite 
(WS 117-L). You are herebdy requested to continue with this vrogrean 
on behalf of the Advanced Researca Projects Agency. Acditional detoils 
enc directives will be issucd by AN@A from tins to tine and will tecome 
@ part of this Order when £0 ciecifxicd 


2. You will submit, as coon 2s possiole, for review and apyroval 
by the Advanced Research Projects Agency a detailed developront and 
related financial plan covering the progrm:. Thece data shall include 
a time-phaced ochnedule of work and estimates for vork to be performed 
(a) at ED, (bd) by contract, and (c) at other goverment facilities. 


3. Ghic Order snakes available $22,700,08C0 unde: aporonpriation 
exd account syztbol "97X0113.002 Salaries anil Expenses, Advanced 
Research picmotee Denartzent of betease" , vor obligation by the 
Ballistic Micciiec Division on benal? oY the Advanced Receurch Projects 
Agency, only for surposes necessary to xecomplicn the vork specified 
herein. These funds sre not available Yor public vorks. Such rublic 
works @e are necessary to the progrcas chall be separately requcsted 
as needed by the Ballistic bHcusiles Division anid approved by the 
Advanced Recscarch Projects Agency. Separate funds will be euthorized 
for approved public works. Upon epproval of detailed develorment and 
financial pians, es required herein or in accordance vith amendments 
to this Order, these funds will be increased as appropriate. 
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4. The Director, Advanced Research Projects Agency, will 
provide policy and@ technical guidance, either directly or threugn 
desiguated resident representatives. The Eallistic Missiles Division 
will te responsible for arrangirg for the detailed technical direction 
necessary to accozmlish the specified objectives azd to cozply vith 
ARPA policy end technical guidance. Tais cersral relationznaip may 
be specified in greater detail by exenccont to this Order 1f such 
action is necessary. 


5. Tne Director, Adveaced Resoarch Projects Acexcy, and the 
Office of the Secretary of Defense will be kept inforxed by cuch ranage- 
mont, technical end aecounting are as Ecy be preseribed purcucnt 
to this Order. 


6. The use of equipcent and eatanteiis procurcé in connection 
with these projects is subject to direction of ANDA er4 all reports, 
Rawuais, charts, date acd information as my be collected or prererecd 
im connection with the projects shall be made availeble to AR®4 prior 
to release to other agencies or infividuals uncer procecures te be — 


approves. 


7. The Ballistic Missiles Division shall te respozcihle for proa- 
serving the security of these projects in accordance with the security 
classifications assigned an4 the security regulations and procesurss of 
the Bepartment of the Air Force. 


8. BWotwithstartinrg any other provisions of this Order, C3 
shall not be bound to teke any action ia conncction with the perforr=ance 
of this work that would cenuse the amount for vhieh the Gover cont 
shail be chligated hereurtcr to exceed the funds rade avelilable, azad 


_ the obligation of the ED to procecé with the porformaace of this vork 


shall be limited accordingly. ED shell be responsible for ascurizy 
that all comaitrents, obligations end expenditures of the funds mide 
available are made in accordance with the statutes and regulations 
governing such matters provided that whenever such regu lations require 
approval of higher authority such approvals will be obtained from or 

the Director, Advanced Research ee Agedcy, or bis 
designated representative. 


Ar Roy W. Johnson 
Roy W. Jchason 
Director 


ec: Sqcretary of the Air Force 
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